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y, //USAF ATTN DCS/D, GEN PUTT. CITE RDCB-S-S-E. BASED UPON 
TNE FINDINGS OF CONTRACTOR EVALUATION BOARD FOR WPN SYS 317L TNIS NO 
RECOMMENDS THAT AITHORITY BE CRANTED TO THE BALLISTIC MISSILES OFF CE 
/MAC/B TO ENTER INTO CONTRACT NEGOTIATIONS WITH THE LOCKMEED ACFT CORP 
WITM OBJECT OF CONTRACT FOR TWE DEV OF WS117L ACCORDING TO TPE PROGRAM 
OUTLINED IN THE WS117/% DEV PLAN BTID 2 APR 56, WHICH WAS DELIVERED TO 
YOUR MQ ON 4 MAY 56, COMDR AMC CONCURS IN THIS RECOMMENDATION. JT IS 
REQUESTED THAT APPROVAL OF THE WS117L DEV PLAN AND ABOVE RECOMMENDED 
CONTRACTOR SELECTION BE VCIVEN ASAP. WHETNER OR NOT TNE ADDITIONAL FY 
$6 FUNDS REQUESTED CAN BE MADE AVAILABLE. APRX $300000 IS STILL OW 

















PACE TWO RUWPNT 14F | = 
MAND FROM PROJECT 1115 AND TMESE FUNDS COULD BE ISED TQ 3MITIATE TNE 

PRIME SYS CONTRACT AS SOON AS CO-ANEAD IS RECEIVED. AS EARLY APPROVAL 

WOULD ALSO PERMIT OTHER PLANNING TO CO ANEAD. SIGHED CEN POWER. — 
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* AC—-PARAPHRASING NOT REQUIRED EXCEPT PRIOR TO CATE- 
GORY B ENCRYPTION— PHYSICALLY REMOVE ALL INTERNAL REF. 
FRENCES BY DATE-TimE GROUP PRIOR TO DECLASSIFICATION—- 
NO UNCLASSHIED REFERENTE If DATE-TIME GROUP IS QUOTED.” 
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